AEG UNITED STATES DEPARTMENT OF AGRICULTURE 


JAN 21 1946 


Rural Electrification Administration 
Washington 25, D. C. 


January 11, 1946 


TO ALL REGIONAL HEADS, AND FIELD REPRESENTATIVES: 


We have enclosed an illustrative breakdown of contractor's 

costs, material, labor and overhead, for the various units 

of electrical installations designated in the proposed 

contract, to be used as unit prices between contractors and 
members. These breakdowns are based on material costs to 

the contractor, F.0.B. St. Louis, Missouri. The labor charges 
are based on $1.25 per hour, for a journeyman electrician, 

and $0.75 per hour for his helper, We suggest that you compare 
these prices with those prevailing in your territory, and correct 
them accordingly. 


The listing we have submitted to you is not for general 
distribution, but to be used merely as a guide in your 
discussions with contractors, in order that your efforts 
to obtain uniform fair prices for these installations for 
the members of the various cooperatives may be,on a sound 
basis. 


Very truly yours, 


a Bae 
ig eT ee 


Arthur W. Gerth, Chief 
Applications and Loans Division 
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- ILLUSTRATIVE BREAKDOWN CONTRACTOR'S COST * MATERIAL & LABOR 


Ttem 1. ye -Gontract Price =, ss $9.25 
Description -- Service Ent, cable from required height to 2-wire _ 

35 amp multibreaker with one branch circuit. Surface type with 
option of 1-15-amp., 1-20 amp, or’ 1-c5 amp eirouit. 


_ Contractors Cost Estimate 


1. . 2®-wire 15 amp one cir. breaker.........-6-- 1.40 

15°F. 10-2 Service mnt.’ Cable, @ 06... wide ee .90 

LG 8-2 Box connector (cable to breaker) : Es oe aa 

15' | No, 6 Bare copper ground wire .0e3 asSa 

1 Oh, Water Tight, Si], PLAte,..., es cieie.+in,ctaiitnlets Paisenens lif 

2. No. 8 Ent., Head) ae - fie 33 

- No. 8 Cable Strape : ORI 7 06 

1 Ground rod clamp i. .16 

bs 4x 8 Ground rod ~ dt gh 

2 No, 8 Connectors oes guaeey © 22 

Wood Screws Oh 

Total Material 4.92 

Labor 2.00 

Profit & Overhead 2.33 

9,29 

Item 2, - Contract Price buy Egil 
Description -- Service Ent. Cable from required height to two wire 


35-amp multibreaker with two branch circuits, safety type with 
option 2-15, 2-20, or 1-15 and 1-20 amp circuits. 


Contractors Cost Estimate . 


5's S.wire 35-amp 2-cir breaker.....geeceeees 1.92 
15* S=2 Bory, Bnt., Cable. Bi .....s ++: OF 1. dead LOG 
Sen 8-2 Box connector..... aN rae ng yet se ie dual 
i Nes Neu OMOUnde WIT 6) eSe a. wane eos a, er ‘Bt. 
‘Ss ML LEGG, & vine a's bo se e/4 ose oh vig ee wo Bis 0 le hee df, 
ZL Bite ORG ae coi is wy wie i ony oo Wee sss + SGOGs CO ee 
ae #8 Cable Straps..... a eee ele pinaraee! .06 
1 Gmail CLAN oh cues ne es 4s we wees aes v0 ely KL 
1 a & 0 erode, Late... i. dence ees 1.16 
2 #8 connectors...... OS ERAT ae Laer a 22 
Wood -Screws...... NAT. oi sien es i nid ede os Ol 

en Total Material “561 

Labor 2.00 


Profit & Overhead 2.54 


ete ay eed ee 
Item 3, Contract Price $18 ,70 
Three wire service cable from required height to three wire 50-amp 
multibreaker with four branch circuits, Flush type, with optional 


circuits, 3-15-- 1-20, or 2-15 2-20 amp circuits. 


Estimate Cost 


vg 3-wire 50- -amp ihe -cir, mist breaker laure a ae 4 whee 
20! 6-3 Cable. aE PSE .@, 135; ae keh ayiC 
20! -No. 6 Bare Pare: iy ft eee ets OSes Hike Sea! 
lt Sil be Plates iisnecne’s vteten Ae so SL eS SRG MERE ets 
1 Heads #6 © stem“ tonternes eta Dee y Jee BAe: eB 
3 Line connectors ..........00e ticles seeeten 35 
5 Siena ye eis ks Be ee BN acd incr amon. 06 
1 AG JOSE 2. oiagidy GLE syd, var oa nekendner decals stale toe een 16 
1 Sto) ground. rod) min. . ss. a3 asa d5 0s Og | 1.16 
a Box*connector 3560s Si di a a ae ronteh, dalik .16 
1 DO PLOCM atin elon tat nek os +o. imal tee “an .02 
WOGdSCYEWS (oo. Le a pla owed o ols ue kw nian OR Ol 
Total Materled +£1.50 
Labor : 2.50 
Profit & Overhead 4.70 
: 15.70 

Item 4, ero Contract Price 216 


Three wire service ent. cable from required height to 3-wire 
20-amp breaker with 5-cir, Option of cir. 3-15 1-20 & 1-50 or 2-15 
2-20 1- a or 3-15-1-20-1- 39 Amp, Cir. 


; Estimate Coat 
1 3-wire 50-amp 6-circuit ‘ Ta 


eo} Serv. Ent, Cable @.135 SATO 
20! Bare No. 6 . . £50 
1h Sill Plate aE. 
i #6. Head err re a5 
3 Line=connecthora i446 70.) « @,11 f eIBUe 
) Straps coals pale als Pa Year one or 06 
1 Ground clamp . tikes seth ot wale he sey, ways TG 
1 Ground rod dx 8 Sie rs: ane ae ch ee 1G 
x bigqbox Connector . cu, aces ee un eee Ane 16 
u Sects Overs htt aa ee Stitt Bie 02 
WOod SCYrONS ines 6 Ag aAL. ee acter. Olt 
Oh Total Material tea & 22,00 
Labor . 2 “teh Fon 00 
_ Profit & Grcmnasnne enue is 


HB 


Item 6, Contract Price | $2.55 
Light Outlet --Wall and Ceiling” 


hk inch box 20' cable 14-2 non metallic concealed with connection 
to circuit completed. 


bat) Offset bar with 4" box (with cable aie (25 


20! 12-2 -033 .66 
ve Outlet box Scent earsi: .. owe fOlse : . .03 
“10 2-hole. cable straps , 002k .03 

iy Solder, tape, screws, plaster .18 18 

pases Total Material ARR bg, 
Labor me? 

Profit & Overhead .65 

2059 

Item 7. ae Contract Price 2.90 
Tumbler switch 

20! 14-2 | ,023 : 46 

G. T Switch ee 

1 Switch box (with cable clamps) 13 

i Plate .O4 

i Box Support 05 

10 Cable straps 002th. .03 

Screws, tape, solder, plaster 18 

Total Material 1.25 

Labor £71300 

Profit & Overhead AF is, 

2.90 

Item 8. 3-way switch Contract Price 3.20 


3-way Switch installed inside concealed wire (Zimit 30-ft.) 


4A) Ear switch box (with cable ehemps} | ip ke tone 

1 Box support re orb Sen Ap i) 
15. 14-3 Cable (4 for each switch) . .60 
i T switch 3-way 36 
a Plate ives ay OW 
‘a Solder, screws, tape, plaster 3 py 16 
Le Cable straps wise 03 
pita. Lage Total Material 1.39 
Labor LOO 
Profit & Overhead -Ok 


Seu 


Item 1O, 


20! 
a 
2 


Item 11, 


AAB 
10 
ue 


Item 12, 


Abe: 
10 
1 


mip 


Duplex Receptacle 


. Box (with cable clamps) 


12-2 
Receptacle 
Wall Plate 
Straps 


Tape, solder and screws, 


6-3 cable 

Box connector 
Straps 

Range receptacle 


(Surface wiring) 


14-2 
Cable straps 


. Keyless receptacle 


Screws 


(Surface wiring) 


1-2 
. cable straps 
Toggle switch 


_ Screws 


Contract Price | 


033 


0024 
plaster 
Total Material 
Labor: 
Profit & Overhead 


Contract Price 
ne ee @.l7 
md EN he, 


Total Material 
Labor 


Profit & Overhead 


Contract Price’ 


.023 
002k 


Total Material 
Labor f 
‘Profit & Overhead 


Contract Price . a 


023 


Total Material 
Labor | 
Profit & Overhead 


Ls 


ivem 25. 


20! 
LO 
1 


Item 1h, 


wh 
20! 
uF 
ho! 
a 


2 
2 


Item 15, 


FRE EWW bE 
Ui 


o>) 


Item 16,: 


1 
3 
2} 


(Surface wiring) son, CONtKAGE Price vn 2.20 

14-2 Sepbehiminycitieacaeed Ns, 3 46 
Cable straps 0024 © » 03 
Duplex receptacle: ny. Doers SETS 6 
' Screws ae vite cage 
. | iy Total Material £90 

Labor ag 

Profit & Overhead Ae. 

2,e0 

Contract Price {259 

Vapor-tight lighting fixture & plate hee 6 
* 14-2 te ede ee, 
conduit $ inch |. = .0625 1.35 
en OU Wieden) cs a @.009 38 
“k" pox (with cable clamps) mnie 
screws’: Ol 
Bushings @,03 .06 
Locknuts @,O1 ,02 
oats er Total Material 3.97 
Igvor, Lee DU 

Profit & Overhead £ G3 

7230 

Contract Price Oe 

‘14 inch yard light 1505 
‘Lag Serews .08 
No. 10 e@onectors. un. @,05 a5 
s inch conduit bi @,0625 wes: 
Entrance head poate | .20 
Outdoor switch fitting OS 
14 R.C. Wire "009 MaRS: 
Total Material 2 42 
Labor aa a 50) 

Profit and Overhead 2.33 

9.25 

Contractors Price, _. 4.10 

14" yard light reflector (REA approved) 1.05 
Lag screws .08 
No, 10 connectors @,05 -10 
Tape 03 
' Total Material 2 00 

Labor 1.00 


Profit & Overhead 1,04 
i. 10 


: #0 


Item 17 and 18, Contractors Price 
(Water pump & l-h.p. motors) 
Type H Sentinel Breaker, 2 pole 
Cabinet for -breaker 


20! 10-2 (with Bonding wire) @ 0559 

10 Straps & nails 002k 
Total Material 
Labor 


Profit & Overhead 


Item 19. Contractors Price 
(3-h,p. motor) 

20! 8-2 cable (with Bonding wire) @ 0925 

te Reset motor start switch 

LO Straps & nails 


Total Material 
Labor 
Profit & Overhead 


Item 20, Contractors Price 
| (ship-motor) 

20. +=«6-2 Cable (with bonding wire) @ ,1466 

1 |: Reset Motor Start switch 

10°. Straps & nails 


Total Material 
Labor 
Profit & Overhead 


Item 21, Contractors Prite 
No, 10 W.P,  LOO-ft : . 


LOOTt, ‘No. 10 Series {04235 
ae connectors @,08 
WLS NOLer Ss on .16 


Tape 
: Total Material 

Labor 

Profit & Overhead 

Installed price per 100 feet 


o{ 


Item 22, Contractors Price 4 20 
LOO Ft, No, S-W.P: ,O1640 1.64 
2 connectors @,08 3 .16 
2 Wire holders 132 
Tape Oo 

Total Material 2.16 

Labor 1.00 

Profit & Overhead 1,04 

Installed price per 100 feet 120 

Item 23. Contractors Price Bo 
106 ft. No.6 W.P. 0238 2.38 
2 connectors @,08 eais 
2 Wire holders 152 
Tape OF 

Total Material 2.90 

Labor APY a8 

Profit & Overhead Lea 

pre e 

Item 2h, Contractors Price 6.90 
LOO. No. % WP. ,033L Sal 
2 connectors @,08 16 
2 Wire holders ee 
Tape Oo 

Total Material 3,83 

Labor Ty. 

Profit & Overhead 1,60 

Installed price per 100 feet 6.90 


Note: The material prices contained in these breakdowns contemplate 
the purchase of reasonable quantities. No unbroken packages 
of materials or broken coils of wire may be considered at 


these prices.,: 
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